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BILL NO. S-75-07- 


S6 


SPECIAL ORDINANCE NO . 


s - 


AN ORDINANCE approving contracts with HIPSKIND 
ASPHALT CORPORATION for street improvement 
in connection with Resolution 5687-1975 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 


WAYNE, INDIANA: 

SECTION 1. That the contract dated June 25, 1975, between the City 

of Fort Wayne, by and through its Mayor and the Board of Public Works and 

HIPSKIND ASPHALT CORPORATION, for: 

Contract "A: - Bad pavement removed and replaced, concrete 
restoration, drainage structures adjusted and set to grade 
Contract "B" - Heater-Scarifying and Rejuvenating Agent 
Contract "C" Overly 1" Hot Asphalt in place. Asphalt furnished 
by City and delivered to the work site 


To the following streets: 

Berry Street from the east property line of Lafayette Street to the 
west property line of Anthony Boulevard 

Wayne Street from the east property line of Lafayette Street to the 
west property line of Anthony Boulevard 

Hanna Street from the south property line of Creighton Avenue to 
the north property line of Rusidill Boulevard, 

Crescent Avenue from the south property line of Forest Avenue to the 
south property line of Lake Avenue, 

Wells Street from the north side of the bridge north of Superior Street 
to the south property line of Huffman Street, 

Spring Street from the west curb line of Wells Street to the east 
property line of Sherman Boulevard 

for a total cost of $336,551.16 to be paid from Street Bond Issue, all as more particu 
larly set forth in said Contract, which is on file in the Office of the Board of Public 
Works, is by reference incorporated herein, made a part hereof and is hereby in 


all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from and 
after its passage and approval by the Mayor 



Councilman 


APPROVED AS TO FORM 
AND LEGALITY,. 












Read me first, time in nill and on motion by_ 


4 seconded by 


, dnd duly adopted, read the second time by title and referred 
to the Committee on ClJd-vAj . (and..tb©~Cfty...P1 an _ 


CommiS£jJWi- 4 * 7 f“r^^ Public Hearina to be held after^Qe leoal notice 


_ajc-me^tmcTT"Cridmbers , Cit.v-County Buildino, Fort Wayne, Indiana, orT 
■the.—“n33ToT ~ ~ _, 197 , at _ 


o.‘x4oc-r- Pvfi-yt tl-- 
Dace: . 


Cu • 


"CITY CLERK ’ 


Reaa the third time m full and on motion by_ 

seconded by , and duly adonted, placed on its passace. 

Passed (Lfi13y by the folfwifip vote: 

AYES NAYS ABSTAINED AB 


BURNS 
HINGA 
KRAUS 
MOSES 
NUCKOlS 
SCHMIDT, 0. 
SCHMIDT,, V, 
STIER. 
TALARICu 
DATE: 


‘■A - 

J2S, _ 

-4 - 

£X 

% - 

-4 - 

7 ^- 


;rc" 



Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as (£io?TTTTTn ? raTT^ ) (Special) (App-ra-pf+at+ort-) Ordinance 

j jj—/ l /^' Zs o n th e T-- 4 -. 4 -{ ja y 0 f _ ' ^ 

(SEAL) 


(SestrhrtTon, No 


7 • 




4^ 




~PRpMlNG OFFICER 

Presented Dv me to tne Mayor of the City of Fdft Wayne, Indiana, on the 
day of_7 4' _^ 197 C5 , at the hour of 14 o 'clock 


J~T 


~w 

It, 


CITY CLERK 

7" 




ADorffYSd and",(||Mied by me this d ay of__ 

at tne hour of- . 4 & o'clock_ 













































































S-75-07-16 


; e, your Committea on 


REPORT OF THE. COMMITTEE ON PUBL i.C iVQRKS . 
rUDlic ifOTKS -to whom was -referred an Ordinance 


approving contracts with HIPSKIND ASPHALT CORPORATION fe r street trrwwt 

in connection with Resolution 5687-1975 


have had said Ordinance under consideration and beg leave to report^.back to the Coscoa 

Council that said Ordinance _ PASS. 

V,'infield C. Moses, Jr. - Chairman 


Eugene Kraus, 'Jr. 


Vice-Chairnaa ' 


£L 


John N 


W i 1 1 1 am T. H i h ~ a 


Donald J. Scheldt 



7vV2 '7^ CONCURRED IN 
—--CHARLES W. wfftp 


-CHARLES W. WESTERN AN, CITY CLERK 































THE CITY OF FORT WAYNE 

board of public works 


June 9, 1975 


The Common Council 
Fort Wayne, Indiana 

Gentlemen & Mrs, Schmidt: 

Contracts have been awarded for the Heater-Scarifying of seven (7) streets as 
follows: 

Contract "A" Hipskind Asphalt Corp, $142,611,00 

*Contract "B" - Hipskind Asphalt Corp, $110,360,16 

Contract "C" - Hipskind Asphalt Corp. $ 83,580,00 

* NOTE: Hipskind was the only bidder on this portion and was $49,048.96 over the 
engineer's estimate. In talking to him, it was discovered a misunderstanding 
existed between he and his proposed subcontractor regarding who was to furnish 
equipment, labor, etc. A meeting with the City, Hipskind and the sub-contractor 
clarified the situation, A change order is, therefore, attached which will 
reduce the amount of Contract "B", 

The Board requests "Prior Approval" of the three (3) contracts and the change 
order. 

An Ordinance will be submitted as soon as contracts are processed. 


Sincerely, 


BOARD OF PUBLIC WORKS 



/bt 


Attachments 


cc: Mayor 



ANFOI1AI OPPORTUNITY FAAPLOYER 




ATTEST: 

City Clerk 














PROJECT 1975 Heater-Scarifying (Contract l! A") 


BID ANALYSIS SHEET 


MATERIAL 


OFFICE OF CITY ENGINEER 
FORT WAYNE INDIANA 


CONTRACTORS 



HIPSKIND ASPHALT 
CORPORATION! 

DAILEY AS 

CO.. 

iPHALT PRODUCTS 

:nc. 

RIETH-RII 

CO.. 

.EY CONST. 

pc'. 

WAYNE A: 

construct: 

S PH ALT & 

ION CO., INC. 

BROOKS CC 

. --C-Q., 

)NST* 

Ijsr;. 

STREETS — 
nilAM UNIT 

- ALLEYS—SIDEWALKS 
MATERIAL 

** 

V* 

UNIT 

RID 

TOTAL 

BID 

UNIT 

BID 

TOTAL 

BID. 

UNIT 

BID 

TOTAL 

BID 

UNIT 

BID 

TOTAL 

BID.. 

UNIT 

BID 

TOTAL 

BID 


Rq.Yds. 


5.00 

16,055.00 

5.00 

16,055.00 

3.00 

9,633.00 

6.00 

19,266.00 

6.50 

20,871.50 

9.50 

30.504.5C 


Lin.Ft. 


2.00 

5,800.00 

3.00 

8,700.00 

3.00 

8,700.00 

2.50 

7,250.00 

4.50 

13,050.00 

2.50 

7,250.0C 



Hot Asphalt #9 Binder 

20.00 

20,880.00 

20.00 

20,880.00 

21.00 

21,924.00 

25.00 

26,100.00 

30.00 

31,320.00 

26.00 

27,144.QC 




20.00 

7,200.00 

30.00 

10,800.00 

60.00 

21,600.00 

38.00 

13,680.00 

28.50 

1C.260.00 

26.00 

9.360.0C 

613 


Hot Asphalt A-2 City Mix 

20.00 

12,260.00 

22.00 

13,486.00 

21.00 

12,873.00 

29.50 

18,003.50 

32.50 

19,922.50 

30.00 

18,390.QC 




0.50 

100.00 

0.70 

140.00 

_ 21.50. 

500.00 

1.00 

200.00 

2.00 

400.00 

2.00 

400.OC 




100.00 

15,700.00 

250.00 

39,250.00 

220.00 

34,540.00 

225.00 

35,325.00 

'150.00 

23,550.00 . 

155.00 

24.335.CC 

65 


M.H.'s Adj. & Set to Grade 

100.00 

6,500 

200.00 

13,000.00 

200.00 

13,000.00 

125.00 

8,125.00 

125.00 

8,125.00 

125.00 

8,125.CC 


Lin.Ft. 

Now 6 M xl8 M Cone. Curb 

5.00 

14,500.00 

7.00 

20,300.00 

8.00 

23,200.00 

7.00 

20,300.00 

7.50 

21,750.00 

8.75 

25,375.eC 


















TOTALS 


98,995.00 


142,611.00 


145,970.00 


148,329.50 


149,249.00 


150,883.50 

































DISCOUNT 




None 


None. 


None 


None 


None 
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pwn irrT , BID ANALYSIS SHEET office of city engine! 

PKOJECr lOTSHeater-Scailfvlno (Contract "B")_ 1 OTFICE OF CITY ENGINE! 

n A T F Unv id r iQ7fi RES. NO. 5687-1975.' MATERIAL FORT WAYNE INDIANA 

CONTRACTORS 


O' 

HIPSKIN 

C0RP0R 

3 ASPHALT 

AT ION 




STREETS-ALLEYS—SIDEWALKS 

QUAN UNIT MATERIAL 

UNIT 

J31D_ 

TOTAL. 

79.704.56 

UNIT 

-—BIT_ 

TOTAL 

—B1Q__ 

UNIT 

. B }.p__. 

TOTAL 

BID 

UNI 

__B.1J 

T 

TOTAL 


3q.Yds. 


0.65 

49,815.35 

1.04 







76,639 

Sq.Yds. 

Asphalt Rejuvenatinq Aqent 

0.15 

11,495.85 

0.40 

30.655.60 









TCT ALS 


$ 61.311.20 


$ 110, 360. .16. 






















DISCOUNT 




None 













Rfl^ Over . 
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PROJECT.. 1975 Heater-Scarifying (Contract "C") 
DATE Mav 14. 1975 . RES’. NO. J&gklSZS. 


BID ANALYSIS SHEET 


MATERIAL 


OFFICE OF CITY ENGINEER 
FORT WAYNE INDIANA 


CONTRACTORS 


STREETS-A LLE YS—SIDEWALKS 

QUAN UNIT MATERIAL 


4,179 Tons 


Sq.Yds. 


Hot Asphalt A=2 Top 






83,580.00 


83,580.00 


ALTERNATE: ASPHALT 


FURNISHED BY CITY & 


DELIVERED..TO WORK SITE. 


Placing Asphalt 


J- 


26,823.65 


HIPSKIND ASPHALT 
CORPORATION 


UNIT 

-BID 


TOTAL 
BID . 


53,647.30 


DAILEY ASPHALT 

PRODUCTS CO., INC. 


UNIT 

BID 


TOTAL 


87,759.00 


87,759.00 


WAYNE ASPHALT & ' 

PRODUCTS CO., INC. 


UNIT 

BID 


TOTAL 


89,848.50 


89,848.50 


57.479.25 


RIETH-RILEY CONST. 

CO., INC. 


UNIT 

BID 


0-78 


BROOKS CONSTRUCTION 
INC, 


TC TAL 

BJLP 


UNIT 

BID 


9I } 520.10 


9 1,520.10 


—5.9>778 ,-42— 


59.778.42- 


TOTAL 

■BIB— 


121,191.00 


121.191.00 






















































































































PRn irrT ulu nmnunoio on i ^ _ ! w 

rr\UJLL I 1975 Heater-Scarifyings Alternate Replaces Contract "B" & "C 11 _OFFICE OF CITY E. N GI N E E B 

j'DATE May l*. 1975 RES. NO. 5687-1975 MATERIAL FORT WAYNE INDIANA 


CONTRACTORS 


N o* 

HIPSKIND ASPHALT I 

CORPORATION I 



STREETS-A LLE YS~SIDEWALKS 

QUAN UNIT MATERIAL 


UNIT 
.BID. 

TOTAL 1 UNIT 

BID It BID 

TOTAL 

BID 

UNIT 

BID 

TOTAL 

BID 

UNIT 

BID 

TOTAL 

BID 

3831 

Tons 

Hot Asphalt #9 Binder 

20.00 

76,620,00 

19.00 

72,789.00 







3831 

Tons 

Hot Asphalt A-2 Top Surface M 

x 20.00 

76,620.00 

20.00 

76.620.00 









TOTAL 


$153,240.00 


$ 149,409.00 
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WAfia Agma^ni, 

by and between ~~~~ .1 


CONTRACT 

■H 

D re¬ 

made and entered into this <9y««r day of. 


- z<fo 



CITY PAID 

SUBJECT TO COUNCILMANIC APPROVAL 
Preliminary Meeting 
Ratification __ 



-HIPSKIND ASPHALT CORPORATION- 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning- Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH r That the Contractor covenants and agrees to im¬ 
p-raw* Contract "A", Res. No. 5687-1975<, for bad pavement removed and replaced, 
concrete replaced, concrete restoration, d rainage structures adjusted and set to 

grade, all as directed by the project engineer in accordance with the attached 
resolution. -(Note instructions to bidders.) 

by grading and paving the roadway to a width of -:-:-f pp* wit h- 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution No.^X-J,975%^ -- 


at the following prices: 



Pavement removal 

Five dollars and no cents, 
per square yard 

5.00 

Hot asphalt #9 binder 

Twenty dollars and no cents, 
per ton 

20.00 

Hot asphalt City Mix 

A-2 

Twenty two dollars and no 
cents, per ton 

22.00 

Hot asphalt #4 binder 

Thirty dollars and no cents, 
per ton 

30.00 

Curb removal 

Three dollars and no cents, 
per lineal foot 

3.00 

Liquid asphalt tack coat 

Seventy cents, per gallon 

.70 

Catch basins adjusted 
and set to grade 

Two hundred fifty dollars, 
and no cents, per each 

250.00 

Manholes adjusted and 
set to grade 

Two hundred dollars and no 
cents, per each 

200.00 

New 6" x 18" concrete 
curb 

Seven dollars and no cents, 
per lineal foot 

7.00 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen’s 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 

A copy of General Ordinance- No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 






























The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No.. 5.687,-1.975 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part or 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). > 

It is hereby agreed that no assignment of this contract shall be made, without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 
in accordance with instructions to bidders 

and in all respects completed on or before 19— Z^. and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 


__, 19_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 


It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 


day of. 


IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this.- ??" "t L. 

■ j n ^ 19 — Li . 


BY: 

V 


\ 


Contractor, Party of the First Part. 



ATT02WeY 






















HEATER-SCARIFYING IMPROVEMENT RESOLUTION NO._ 


WHEREAS, the Board of Public Works of the City of Fort Wayne, Indiana,, 
has adopted a program, at its expense for Heifer-Scarifying on seven (?) streets 
as needed, and, 

WHEREAS, this represents the continuing effort of the Board of Public 
Works of said City to increase property values by maintaining basic improvements 
and reducing .-safety hazards to pedestrians and the motoring public, and, 

WHEREAS, representatives of the Board of Public Works have made detailed 
inspection of the streets as follows: 

Berry Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

Wayne Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

Hanna Street from the south property line of Creighton Avenue to the north 
property line of Pontiac Street, 

Fairfield Avenue from the south property line of Creighton Avenue to the 
north property line of Rudisill Boulevard, 

Crescent Avenue from the south property line of Forest Avenue to the 
south property line of Lake Avenue, 

Wells Street from the north side of the bridge north of Superior Street 
to the south property line of Huffman Street, 

Spring Street from the 'west curb line of Wells Street to the east 
property line of Sherman Boulevard. 

NOW THEREFORE, BE IT RESOLVED by the Board of Public Works of said City 
that it is deemed necessary to improve the aforementioned streets by: 

Contract "A" - Bad pavement removed and replaced, concrete restoration, 
drainage structures adjusted and set to grade. All as 
directed by the project engineer. 

;L-:$|eater-Scarifying and Rejuvenating Agent 


Contract 

Contract 


Contract "D" 


- Overlay 1" Hot Asphalt in place. Asphalt furnished by 
City and delivered to the work site. 

- Alternate, replaces Contracts "B" and "C": Furnishing 
labor and materials for l-£-" Hot Asphalt overlay. 


All in -accordance with the specifications and conditions on file In the 
office of the Board of Public Works of said City; and such improvement is now 
; ordered. 

It is hereby found by said 3oard of Public Works that all benefits 
accruing hereunder will be to the general public of-the -City of Fort Wayne, Indiana 
and that no special■benefits will‘accrue to property owner 'Adjoining said Improve¬ 
ment or be-otherwise assessable under this improvemenfefesolution. . 

The cost of said improvement shall be paid from monies appropriated 
fraff General Obligation Bohd-s and designated as "Municipal Bonds - 1975" of the 
City of Fort Wayne, Indiana-,and approved by .the Common Council of said City under 
General -.Ordinance, G.0.-5-75 and/or other mo-nies so designated for this improvement: 
by th& Board of Public Works. . " 


ADOPTED, this 


_day of 




197feT 








GUARANTY BOND 


l&nam Ail fita hg QJ!j tm ftestasta, That 

--HIPSKIND ASPHAL T CORPORATION--- Contractors 

as principal, TRINITY UNIVERSAL INSURANCE CO. of DAL LAS, TEXAS- 


_ ___as surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum ofiQne. h u ndre_d_F o rt y _ v 

Two Thousand Six Hundred Eleven Dollars and No Cents---- 


--- 142,611.00 

—---,-w-) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said, -r . -,r ."r..-.rrr ~ .~ " r r,— 

-HIPSKIND ASPHALT CORPORATION-'- 


—day of— 


vv-.vr 


., enter into a contract with the City of Fort Wayne to construct a 
-—Pavement 


-j 0S@0£XK3{X Contract "A”, Res. No. 5687-1975, 


■' X5£X...it-iL.... 

i / I V'Cv,' v 

fof"ba'd"'paveraent removed and replaced, concrete replaced, concrete restoration, 
drainage structures adjusted and set to grade, all as directed by the project 
engineer in accordance with the attached resolution. (Mote instructions to 
bidders.) 


........according to certain plans and specifications, and 

for a period of three (3) years 

also warranting and guaranteeing the wor^ material and condition of the pavement thereof as provided 

in aforesaid contract and specifications. Now if the said —•-: --- :—• ----—■- 

HIPSKIND„J^^PHALT_CGRPl^^IXQNrrtrrr:—jrrjrrrr.r.shall faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make .all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 


WITNESS our hands and seals this 




—day of- 




7j' 


■’ TRI NITY UNIVER SAL INSURANCE ij$mm CCRELATION—_(SEAL) 

-(SEAL) 



.. \. 


Board of Public Works. 


approved as to form AND LEGAtm 




















































LIABILITY BOND 


Kmm All Mm feg Mmc presmtis, That we ~ ~ : r::rrr 

---HI PS KIND ASPHALT CORPORATION- 


as principal, TRINITY UNIVERSAL INSURANCE C O. of DALLAS, TEXAS- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of_Q-Qg-j hundred_ 

FoTijyr.jLo -thousan d Six H undred El even Dollars and No Cents- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 

142,611.00 

-— — T "- —--.- r~—-r rrzrrm" ($.__!__) 

The conditions of the above obligation are such, that if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the. 


day oL 


_, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this_ 




_.day of_ 


v—€ 




TRlktepyERSAL INSURANCE 


HIPSKIIO ASPHALT CORPCRATION 


JZTT 


pttorney-in. 





(SEAL) 

(SEAL) 

(SEAL) 


.day of_ 





(SEAL) 




Board of Public Works. 

COMPLETED IN STREET ENGINEERING OFFICE 
JUNE .13, 1Q7S 




' T0 F0R M Am CEgaitk 


















































WAGE SCALE 


‘CODE: S-SKILL ED 

SS-SEML SKILLED 
US-UNSKILLED 
IF-INQUSTRIAL FUND 
PW-PER WEEK 


Wa, the undersigned cotmaittoe, baing appointed to prepare a schedule of the prevailing 

’ ;i to be paid in connection with, ALL CONSTRUCTION AND hAII.TENANCE PRCULClS TO BE AWARDED 
b\ ; CUi'.T'RACi FOR THE BOARD OF WORKS, CITY OF FT. WAYNE, INDIANA DURING THE hONTHS OF APRIL, 

MAY AND JUNE, 1975. ,r-r-u D . v * 

in compliance with the provisions of CHAPTER 5? 319 of the acts of the GENERAL aSSEMBLY of 
INI)JANA, 1935 , have established a schedule as hereinafter set .orth for the following trades 

to wf.t; ' ' hiH'-fy'', 





_ 

^REPRESENTING STATE A.F.L. L cTl.0 . 



























































TERRENCE J. WARD - PORT WAYNE , INDIANA 


Any and all bonds unlimited as to amount and to be given fox 5 the following 
purposes only, to-wit? Guaranteeing the fidelity of persons holding 
places of public or private trust; Guaranteeing the performance of contracts 
for public or private construction, including supply contracts; and all 
other bonds and undertakings required or permitted in all actions or 
proceedings or by law required. 


PROVIDED, No authority Is extended for the execution of Open Penalty Bonds. 


No authority Is given to execute any bond wherein said attorney-in-fact 
appears as a party at interest either as principal or obligee. 




I fhe undersigned _Secretary of TRINITY UNIVERSAL INSURANCE COMPANY, do hereby certify that the original POWER Of 

ATTORNEY, of which the foregoing is a full, true ond correct copy, was signed by the Officers ond Notary Public whose names are shown above and 
that it is in full force and effect. 



CERTIFIED COPY OF POWER OF ATTORNEY 
SEE CERTIFICATION 
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CONTRACT 


CITY PAID 

SUBJECT TO COUNCILMANIC APPROVAL 

Preliminary Meeting _ 

Ratification _ ' _ 


Agreement 

by and between Z~.~Z~.7~~ 


A 


made and entered into this. 


JL£2, 


.day of_ 


-HIPSKIND ASPHALT CORPORATI 





hereinafter called "Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 190S, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im- 

r.rr» v ^ Contract "B", Res. No. 5687-1975, for Heater-Scarifying and Rejuvenating 

Agent (See attached resolution and special instructions to bidders for 


descriptions of streets, etc.) 


by grading and paving the roadway to a width of— feet with. 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and' to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution Mo¬ 


at the following prices: 


Heater Scarifying One dollar and four cents, 1.04 

per square yard 

Asphalt Rejuvenating Forty cents, per square yard .40 

Agent 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen’s 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 

A copy of General Ordianance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 
























The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No5-687r.l2Z5 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). > 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 
in accordance with instructions to bidders 

and in all respects completed on or before October..!_, 19.75'.- and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

_ date | 19_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima fade 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this.?^ C7 C .'.- 

day of_ . Ql(yrdL J laJiT 


HIPSKIND ASPHALT CORPORATION 



ton tractor, Party of the First Part. 



approved as to 


form AND L.tUAUtif 
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.HEATER-5CARIFYING IMPROVEMENT RES0.Lyj.XON NQ. _ , 1970 


WHEREAS, the Board of Public Works ofsj^'^ity of Fort VLiyne, Hivdiana, 
haf^dopted a program, at its expense for Heater-Scarifying on seven (7) streets 
r s nivdecl, and, 

WHEREAS, this represents the continuing effort of the Board of Public 
Works-of said City to increase property values by maintaining basic improvements 
arm.! reducing safety hazards to pedestrians and the motoring public, and, 

v ; HVLERjAS, representatives of the Board of Public Works have made detailed 
thspedtion of the streets as follows: 

Berry Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

.'Wayne Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

Hanna Street from the south property line of Creighton Avenue to the north 
property line of Pontiac Street, 

Fairfield Avenue from the south property line of Creighton Avenue to the 
north property line of Rudisill Boulevard, 

Crescent Avenue from the south property line of Forest Avenue to the 
south property line of Lake Avenue, 

k.LWelth Street from the north side of the bridge north of Superior Street 
to the sbuth property line of Huffman Street, 

Spring Street from the west curb line of Wells Street to the east 
property lime of Sherman Boulevard. 

NOW THEREFORE, BE XT RESOLVES by the Board of PubLie Works of said City 
that it is deemed necessary to improve the aforementioned streets by: 

Contract "A" - Bad pavement removed and replaced, concrete restoration, 
drainage'- structures adjusted and -set. to grade. All as 
directed by tft®, project engineer. 

Contract "B" - Healer-iShprifying and Rejuvenating AgentL;L 

Contract "C" - Overlay 1" Hot Asphalt in place. Asphalt furnished by 
City and delivered to the work site. 

Contract "D" - Alternate’, replaces Contracts "B" and "C": Furnishing 
labor and materials; for l£-”’ Hot Asphalt overlay. 

All in accordance with the specifications and conditions on file in the 
office of thksoard of Public Works of ©aid City; and such improvement is now 


It is .hereby found by said Board of Public Works that all benefits 
accruing v be to the general';public of the City of Fort Wayne, Indiana 

and t-ia nr social ban e it- "ill accrue no urop pr ' l 'y o'"ner adjoining sa^d imoiove- 
: no rrl or b other wise assessable under this ip'orovement re so lu lip/;. 


'Tipi co- L o r said IrDT'oven-.Ant s^Jpl b Q paid from monies ao ro^rfatee 
from Gon-'-ni Obl_gatioo Bopd? and designated as "VlonicipaL Bonds - 1975" of he 8 
r i y n 1 Way-o, Indian- a ip ao-v-oved ay J - ->e Common Cou-iyLl o f said Ci f y - er 
i ii -a 9s4--a ice, G.G~-b-75 --d/or o l Vt monies so designated for dais 
by ■> Board o^T^Pyb 1 c Wpdfkc. 


AU0PTE3, thl 


s 


_day of 








GUARANTY BOND 


H£mm All Hi m by Wqtm ffesjmla, That Wft - 

•-—-HIPSKIND ASPHALT CORPORATION- 


-Contractors 


as principal, and TRINITY UNIVERSAL I NSURANCE CO. of DAL LAS. TEXAS- 


----—--rTTTT"T"Trr.“rL - T _- .“T.^TT."r.TT.T.T. _ _T._Tr.T.7.7.T.”.7..as surety- 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum n f One Hundred Ten 
Thousand Three Hundred Sixty Dollars and Sixteen Cents- -.- 


- - $ 1° *'360.16 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the sai d- 

HIPSKIND ASPHALT CORPORATION-- 


' did ph-the___day of_. 

--U——--, enter into a contract with the City of Fort Wayne to construct a 

------——-j- - -Pavement 

_Y...-_ MmmM Contract "B", Res. No. 5687-1975. 

for H eater-Scarifying and Rejuvenating Agent (See attached resolution and special 

instructions to bidders for description of streets, etc.) 


-..—.i-_____--according to certain plans and specifications, and 

for a period of three (3) years 

also warranting and guaranteeing the worlp material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said ---- 


HIP SICTtjDJgPHA LT , CORPORATION- -shall faithfully perform and fulfill .11 the require- 

menls of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 



APPROVED AS TO FORM AND L.EGAU/M 

























































LIABILITY BOND 


Sanaa Ml USeri Wmm Preamts, That we 

——"JZZZIZIir-HIPS KIND ' ASPHALT- GORP GH ATI ON'- 

as principal, smrf TRINITY UNIVERSAL INS U RANCE C O, of DALLAS, TEXAS- 


as surety, are held;and firmly bound to the City of Fort Wayne, Indiana, in the sum of 0 n e Hundred _ 

Ten. Thousand'Three Hundred SIxty Pol 1 ars an_d Sixteen Cents- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by th ese presents. 

_ __ 110,360.16 

-_-----—-($.— 1 -> 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the. 


day of.—_-----, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 



JUNE 9, 1975 

.approved as to eorm and lesaues 


ATTORN^. 










































WAGE SCALE 


S-SKILL ED 
SS-SS-U SKILLED . 
US-UNSKILLED 
IF-INDUSTRIAL FUND 
PW-PER WEEK 


V,, tin undersigned committee, being appointed to prepare a schedule of the prevailing 

; to b * pai ! in connection with, ALL CONSTRUCTION AND MAINTENANCE PROJECTS TO BE AWARDED 
A’/'V i;TP.AO! FOR THE BOARD OF WORKS, CITY OF FT, WAYNE, INDIANA .DURING THE MONTHS OF APRIL, 

Mill AND ’WE, 1975. r ' , . 

in c ."pllmice with the provisions of CHAPTER * 319 of the acts 

INDIANA, 1935. 


e with the provisions or ^ jo uj. w.uc the GENERAL ASSEMBLY of 

5 have established a schedule as hereinafter set forth for the following trades 


ASBESTOS WORKER 
EOILERMXKER 
BRICKLAYER • : ; .C 

CMPEhTER ' 


(BUILD IIS) 
(HIGHWAY) 


CEMENT MASON 

ELECTRICIAN . ' 

ELEVATOR CONSTRUCTOR 
GLACIER 
IRON WORKER 

LABORER (BUILDING) 

(HIGHWAY) 
(SEWER) 

LATHERJ 

millwright & pilsdriver 

-OPERATING ENGINEER 


painter ■ - - 

PLASTERER 

PLUNDER M steamfitter 

MOSAIC h TERRAZZO GRINDER 

roofer • ‘ 

SHEETMETAL WORKER 
TEAMSTER 


'< BUILDING) 
(HIGHWAY), 


(BUILDING) 

(HIGHWAY) 

(SEWER) 




RATE p ER HR. 

. HAW PEN VAC. . APP^MTSC, 

s 

f 

9.95 

359. 

559 



..ill 

s 


10.05 

50 . • 

1.00 


1C 


s 


8.89 

30 

25 


1 


s 


8.31 • 


6% 


4 

21. f 

3 


9.01 

Hr— 

40 


5 

2if 

s 


8.30 

40 





s 


9.10 

30 

17430 


4 


s 


8.77 

44% 

29 

n 

2 


s 


8,24 

12 


25 ■ 

4 

359holida 

s 


9.70 

55 .. 

65 


1 


s # 


5.95-6.25 

35 

30 


-J2 _ 


S-US- 

l ss — 

5.90-6,05 

35 

30 


7 


tS~T!S- 

ss 

6.25-7.33 

35 

30 


Z 


s 


8,20 


25. : 


■ V ' ' 

3if 

s 


8.64 


6% ' 


4 

2i£ 

s-ss 

US 


6.75-9.15 

40 

40 


'5 


Slss-J 

tJs “ 

6,61-8.30 

--30-1 

30 I 


-J 


3-SSu 

US 

7.07-9.27 : 

40 

40 


5 


s 


7.J+9-8,49 

32 

25 


Jl 5 " V 


s 


7.91 

40 





s 


9, 20 

30 

65 


4 7 

4if 

s 


6,65-8.50 






s 


8.40 


10 




s 


9. 19 

35 

30 


4 

'-''.STf 

s-ss 

US 


6.68-7.63 

16nw 

I7pw 




s-ss- 

.as 

6.56-7,16. 

16 pw ( 17pw 

J t 



'T c . riy CLASSIFICATIONS ARE CM ITT ED IN TH& ArA/v.% inn ~~ 

PAID. The above and forgoing shall shall be the minimum prevailing wage scale for this proja 
a 3 by the wags scale committee, but in no way shall it prevent the contractor or 

contractor from paying a higher rate of wages than set 


ut in the nchedule of wages : 


file 


DATED TJiIS j),\/ DAY OF V? . 19 75 . 


i. • a 


--.i 










REPRESENTING GOVERNOR, STATE 01 INDIAN. 

: ' >• 

: ■(. w* ■ .... e-; y. 

REPRESENTING THE AWARDING AGEtiT.■ ■ 


REPRESENTING .. STATE A, F,L,. A C. 1,0 . 





































































TRINmWjlSRERSAL 

POWER OF ATTORNEY 








TERRENCE J. WARD - PORT WAYNE, INDIANA 

Any and all bonds unlimited as to amount and to be given Ton the following 
purposes only, to-wit? Guaranteeing the fidelity of persons holding 
places of public or private trust; Guaranteeing the performance of contracts 
for public or private construction, including supply contracts; and all 
other bonds and undertakings required or permitted in all actions or 
proceedings or by law required. 

PROVIDED, No authority is extended for the execution of Open Penalty Bonds. 

No authority is given to execute any bond wherein said^attorney-in-fact 
appears as a party at interest either as principal or obligee. 




-7d- 


July 


Temple ton. Secretary' ,t " 

(SEAL) 



TRINITY UNIVERSAL INSURANCE COMPANY 





I, the undersigned,_._Secretary of TRINITY UNIVERSAL INSURANCE COMPANY, do hereby certify that the original POWER OF 

ATTORNEY, of which the foregoing is a full, true and correct copy, was signed by the Officers and Notary Public whose names are shown above and 
that it is in full force and effect. 



(Seal) 



CERTIFIED COPY OF POWER OF ATTORNEY 
SEE CERTIFICATION 
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CONTRACT 


CITY PAID 

SUBJECT TO COUNCI MANIC APPROVAL 

Preliminary Meeting _ 

Ratification _ . 


®l$8 jkgzmmut, 

by and between "" 


made and entered into this.—_day of- 




,i9%r 


■-HIPSKIND ASPHALT CORPORATION- 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning- Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- -*- n P^ ace * (see 

attached resolution). (Note instructions to bidders). 


by grading and paving the roadway to a width of: 


.feet with. 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution No. 5687-1975 - - 


at the following prices: 


Hot asphalt A-2 Top 
Surface - City Mix 


twenty dollars and no cents, 20.00 

per ton 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen’s 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated 
Statutes, Volume XV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 

A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein bo reference. 



























X, 

The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according to the terms and conditions of Improvement Resolution No5.687;-1975 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). > 


It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 
in accordance with instructions to bidders 

and in all respects completed on or before.-Qcio.ber.„l_, 19.7JL. and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 

-.date-, 19.-until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 

It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the wh ole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part of said work or material. 

The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City.growing out of any such injury or damage. 

To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNES|o\WHEREOF, we the foregoing named parties hereunto set our hands this 
day of____, 1 

HIPSKIND ASPHALT CORPCRAfllQN /i 

BY: 

■ ITS: _ 

Contractor, Party of the- First Part. 



ATTOKMgY 





















HEATER-SCARIFYING IMPROVEMENT RESOLUTION NO. ' '• , J97o 


WHEREAS, the Board of Public Works of the City of Fort.fayne, Indiana, 

‘has adopted a program, at its expense for HeS/ar-Scarifylng on seven (?) streets 
as needed, and, 

WHEREAS, this represents the continuing effort of the Board of Public 
‘Works q|/said city to increase property values by maintaining basic improvements 
and reducing safety hazards to pedestrians and the motoring public, and, 

WHEREAS, representatives of the Board of Public Works have made detailed 
inspection of the streets as follows: 

Berry Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

Wayne Street from the east property line of Lafayette Street to the west 
property line of Anthony Boulevard, 

Hanna Street from the south property line of Creighton Avenue to the. north 
property line of Pontiac Street, 

Fairfield Avenue from the south property line of Creighton Avenue to the 
north property line of Rudisill Boulevard, 

Crescent Avenue from the south property line of Forest Avenue to the 
south property line of Lake Avenue, 

Wells Street from the north side of the bridge north of Superior Street 
to the south property line of Huffman Street, 

Spring Street from the west curb line of Wells Street to the east 
property line of Sherman Boulevard. 

MOW THEREFORE, BE IT RESOLVED by the Board of Public Works of said City 
' tfo-at it is cteemfed necessary to improve the aforementioned streets by: 

Contract "A" - Bad pavement removed and replaced, concrete restoration, 
drainage structures adjusted and set to grade. All as 
directed by the project engineer. 

Contract "B" - Heater-Scarifying and Rejuvenating Agent 
Contract ”C" - Overlay 1" Hot Asphalt in place. Asphalt furnished by 
City and delivered to the work site. . 

Contract "D" - Alternate, replaces Contracts "B" and "C": Furnishing 
labor and materials for 1#" Hot Asphalt overlay. 

Ail in accordance with the specifications and conditions on file In the 
office of the Board of Public Works of said City: and such improvement is now 
ordered. 

It is hereby found by said Board of Public Works that all benefits 
accruing hereunder will be to the general public of the City of Fort Wayne, Indiana 
and that ah-- special benefits will accrue to prarerty owner adjoining said improve- 
men! -cw? be otherwise assessable under this imro-vement resolution. 

The costgpf said improvement shaii: be paid from monies appropriated, 
from General Obligation Bonds and des*goaded as "'"•micipal Bonds - 1975" of the 
City o‘ Fo-1 Wayne, Indiana and approved by the Common Council of . .said City under 
General Ordinance, G.O.-5-75 and/or other monies so designated for this-improvement 
by I'he p oaxd oT Pub ltd Works. 

ADOPTED, this d ay of _» 1975. 







GUARANTY BOND 


. IKttam All .Him bg Bhm# prostata. That we. zzzrzzzz " zzzzoziiTrr - —- - -. rr-rr-r_r ~ 

----—HIPS KIND ASPHALT CORPORATION----- 

as principal, w TRINITY UNI VERSAL I NSURANCE CO. of DAL LAS,TEXAS-— 

- -- ■— - r_"'r_TizrTT," 1 r:ir_r_as surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of_Eighty_._Ihz&e-- 

Thousand Five Hundred Eighty Dollars and No C ents- 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said ~ ~~ . 

--~ --HIPS KIND ASPHALT CORPORATION-'- 

did on the_._______day oh-- 

. :._•;___._, enter into a contract with the City of Fort Wayne to construct a 

- -.»> ’•V*!'___Pavement 

. i 1 ; ‘ • 

1 X& ’. > :'r ... - y __Contrac t »C”. Res. No. 5687-1975. 

for over lay 1" asphalt in place '(see att ached r esolution), (Note ins t ruct ions 

to bidders). 


__according to certain plans and specifications, and 

for a period of three (3) Years 

also warranting and guaranteeing the v/orl/, material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the saict.."r-rrr.-~r-"r-rrir.~..7:.r.r..7:.r~r..~~.~r..r.r~~.~~,'~r:.~- 


HIP SKlND ASPHALl CORPORATION ~~~~~ ~ shall faithfully perform and fulfill all the require¬ 

ments of said warranty and guaranty, and. make.all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 



APPROVED AS TO FORM AND LEG/ 





















































LIABILITY BOND 


SCuma AH Mm % fBittsi IJprasetsfcs* That we.:r.T" r:-r . ~~" ~ T — 
------— HI PS KIND ASPHALT CORPCRATION- 


as principal, anH -trinity Universal Insurance Co. of Dallas, Texa s- 


l/ L~'; h .) . .".~.” .. 

as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of E. lp jlfeY—Jll-T.gg_ 

Thousand"Five Hundred Eighty Dollars and No Cents- 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

- -—-—- ($ 83,580.00 ) 

The conditions of the above obligation are such, that if the above named party of the first part shall 

faithfully comply with the foregoing contract made and entered into the__ 1 


day of..,..,---1_, with the City o f Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three.(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 




JUNE- 13j- 1975- ■ 


USsPROV' V. TO i • AND LEG^SHH 









































. 42 : 


‘CODE: S-SKILL ED 

SS-SEMI SKILLED 
US-UNSKILLED 
: IF-INDUSTRIAL FUND 
.PW-PER WEEK ■ 


* hr- undersigned committee, being appointed to prepare a schedule of the prevailing 
vav-n ro be oaid In connection with, ALL CONSTRUCTION AND MAINTENANCE PROJECTS TO BE AWARDED 
aY 'cnNtRACJ FOR TLE BOARD OF WORKS, CITY OF FT. WAYNE, INDIANA DURING THE MONTHS OF APRIL, 
.MAY AND JUI®/. 1975. > , 

In com pi lance with the provisions of CHAPTER $ 319 of the acts of the GENERAL ASSEMBLY of 
IN’DJANA, 1935, have established a schedule as hereinafter set forth for the following trades 
■■ to wit; 























































POWER OF ATTORNEY 


a reS meeting ofta'S 
ond of which the followin. 





TERRENCE J. WARD - FORT WAYNE, INDIANA 

Any and all bonds unlimited as to amount and to be given for the following 
purposes only, to-wit? Guaranteeing tbe fidelity of persons holding 
places of public or private trust; Guaranteeing the performance of contracts 
for public or private construetIon, including supply contracts; and all 
other bonds and undertakings required or permitted in all actions or 
proceedings or by lai'7 required. 

PROVIDED, No authority Is extended for the execution of Open Penalty Bonds. 

No authority is given to execute any bond wherein said attorney-in-fact 
appears as a party at interest either as principal or obligee. 





CERTIFIED COPY OF POWER OF ATTORNEY 


SEE CERTIFICATION 



















DIGEST SHEET 


TITLE OF ORDINANCE Special Ordinance 
^DEPARTMENT REQUESTING ORDINANCE Board of Public Works __ 

SYNOPSIS OF ORDINANCE Covers contracts with Hipskind Asphalt Corporation for 
Contract A in amount of $142,611.00, Contract B in amount of $110,360.16, Contract 
C .in amount of $83,580.00 for Resolution 5687-1975, Heater-Scarifying. 


A 


?S-a ’7~/io 


SEE "PRIOR APPROVAL" ATTACHED 


EFFECT OF PASSAGE Provide for necessary improvement. 


EFFECT OF NON-PASSAGE Unable to complete approved project. 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) $336,551.16 to be paid from 
Street Bond Issue 


jib'd**' 



ASSIGNED TO COMMITTEE 





























